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Treasury Department, 


Washington, December 50 , 788 7 
Mr Daniel M. Fox, 
Wms Custodian, U. 5. Mint, 


Philadelphia, Pa:. 


I have to advise you that the department has accepted the 


proposals (2) of Farrel & Company, in aggregate amount seven thousand 


o& 
five hundred dollars, ($7.500), for lining vault in basement, and for 
strengthening certain vault doors in the puilding in your custody in 


accordance with specification; conditioned upon their furnishing 2 


bond satisfactory to the Secretary of the Treasury, in amount three 


thousand dollars, ($3000), for the faithful performanee of the work, 






form of which is herewith enclosed. You will have the contractor 
pxecute the bond in accordance with the printed instructions on the = 
pack thereof. After execution, if the bond is satisfactory to you, en-= 
dorse your approval thereupon, and transmit it to this department, 
notifying the bidders to proceed with the work, subject to the approv 

21 of the bond by the Secretary of the Treasury. 

For your information copy of the letter of acceptance and 


specifications are enclosed herewith. 


On completion of the work to your 
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satisfaction, submit vouchers in duplicate for the expense, made 
payable from the appropriation for Vaults, Safes, and Locks, for Pub= 
lic Buildings, 1888. 

Respectfully yours, 


highs Pp Droz peeve 


Assistant Se ere tary. 
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[Letter One:] 


Treasury Department, 
Washington, 
December 30, 1887 


Mr. Daniel M. Fox, 
Custodian, U.S. Mint, 
Philadelphia, Pa:. 


Sir: - 


I have to advise you that the department has accepted the proposals (2) of Farrel & 
Company, in aggregate amount seven thousand five hundred dollars, ($7,500), for lining vault in 
basement, and for strengthening certain vault doors in the building in your custody in accordance 
with specification; conditioned upon their furnishing a bond satisfactory to the Secretary of the 
Treasury, in amount three thousand dollars, ($3000), for the faithful performance of the work, a 
form of which is herewith enclosed. You will have the contractor execute the bond in accordance 
with the printed instructions on the back thereof. After execution, if the bond is satisfactory to 
you, endorse your approval thereupon, and transmit it to this department, notifying the bidders to 
proceed with the work, subject to the approval of the bond by the Secretary of the Treasury. 


For your information copy of the letter of acceptance and specifications are enclosed 
herewith. 


On completion of the work to your satisfaction, submit vouchers in duplicate for the 
expense, made payable from the appropriation for Vaults, Safes, and Locks, for Public Buildings, 
1888. 


Respectfully yours, 
Hugh S. Thompson 
Assistant Secretary. 
Freret L.A. 
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[Letter Two:] 
Copy 


Philadelphia 
December 17, 1887 


Hon. Will A. Freret, Supervising Architect 
Treasury Department, Washington, D.C. 


Dear Sir: - 


In lieu of our proposal of November 30th 1887 submitted through Hon. Daniel Fox, 
Superintendent of the U.S. Mint Philadelphia, for vault linings and doors; we respectfully submit 
the following proposals in accordance with the verbal suggestions of yourself and the 
Superintendent of the Mint, viz: 


We will line the vault in the basement of the Mint, marked “B” in the diagram in your 
possession as follows: For the floor and arched roof (where the vault is protected by heavy 
concrete and masonry) we will use two 4 inch plates of Gold Rolled Boiler Iron fastened 
together with 3/8 inch counter-sunk rivets and one half inch counter-sunk screws; and we will 
line the two sides and front with 4% inch iron 3/8 inch 5 ply steel and iron welded and hardened, 
and 4 inch iron 3/8 inch 5 ply steel and iron welded and hardened, and 4 inch iron (7/8 inch 
thick) fastened together with 3/8 inch counter sunk rivets and % inch screws: and the back (the 
most exposed part of the vault) we will line with 4% inch Cold Rolled Boiler Iron in whole sheets, 
% inch 5 ply steel and iron welded and hardened, laid at right angles to the iron, breaking joints; 
and one half inch iron as above (1 % inches thick) fastened together with %4 inch Hardened 
Chrome Steel and Iron Screws: All of the above to be fastened to heavy angle irons at all 
corners, inside and out — 4% inch screws and %4 inch hardened chrome steel and iron screws. The 
doors to be the same as specified in our proposal of November 30, 1887 without a time lock, all 
of which we will deliver and set up in a workmanlike manner, complete and ready for use, for 
the sum of five thousand dollars; excepting the masonry work which will be done by the 
Superintendent of the Mint. 


Under ordinary circumstances we would not recommend this construction for a vault 
lining for the storage of money, but knowing the existing emergency and the present lack of 
funds, we offer the above as the best that can be done under the circumstances. If desired, we can 
so build the lining that you can at any future time thicken it up without any loss or damage to the 
lining proposed, and at a small additional cost. 


The doors proposed are in our opinion ample for any emergency that may arise. 


Very Respectfully, 
Farrel & Co. 


